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BILL NO. S-75-02- 


. 

SPECIAL ORDINANCE NO. S- 


AN ORDINANCE approving a certain bid document for 
furnishing material and labor for the reconstruction 
of Foellinger Outdoor Theatre 


BE IT ORDAINED BY THE COMMON COUNCIL OF THE CITY OF FORT 
WAYNE, INDIANA: 

SECTION 1. A certain bid document Ref. 612 dated September 
24, 1974, by and through its Mayor and the Board of Park Commissioners and 
the following: 

SILKWORTH CONSTRUCTION CO. - P. O. 3-29931 
General Construction For Reconstruction of 

Foellinger Outdoor Theatre $627,000.00 

SHAMBAUGH & SONS, INC. - P. O. 3-30001 

Plumbing and Fire Protection - For Recon¬ 
struction of Foellinger Outdoor Theatre 34,930.00 


SCHMIDT ELECTRIC, INC. - P. O. 3-30002 

Electrical - For Reconstruction of Foellinger 
Outdoor Theatre 35,400.00 

TOTAL $697,330.00 

all as more specifically set forth in said bid document Ref. No. 612 and said 
Purchase Order numbers, which are on file in the Office of the Department 
of Purchasing and are by reference incorporated herein and made a part here¬ 
of, are hereby in all things ratified, confirmed and approved. 

SECTION 2. This Ordinance shall be in full force and effect from 
and after its passage and approval by the Mayor. 




Councilman 


"Ha' 









Read the first time in full and on motion by 

to the Committee on 


f/[ , 


seconded by 

and duly adopted, read the second time by title and referred 


_(hnd”tEeHirty Plan 


CoMissitmrf’bF recommendation) and Public Hearing to be held after~due~Iigai notice, 
IrEr^the Council Chambers, Gity-Coinrby~Pimlding, TbrtTWayhe^TndTana ~ orT) 

"day of , 197 


b + 5reiS=p7®77ETS. T „ 

Date: ' ' ^7 if /7 5~ 


Read the third time in full and on motion by 


seconded by_ 





Passed (E§§¥} by the following vote: 

AYES , NAYS__ 


and duly adopted, placed on its passage* 


BURNS 

. ^ 

HINGA 

y 


y 

KRAUS 


MOSES 

y 

NUCKOLS 

s 


y 

SCHMIDT, D. 

■ 

SCHMIDT, V. 

y 

STIER 

y 

TALARICO 

y 

DATE: 



Passed and adopted by the Common Council of the City of Fort Wayne, Indi ana , 
as CZoning-JIap-)--4^@n^^lX^nnexation) (Special) (Appropriation) Ordinance 
( Resolnt -tan) No. ' on the fl ay of 197^ 

ATTEST: (SEAL) 



7 ^ 



PRESIDING OFFICER 


Presented by me to the Mayor of the City of Fort Wayne, • Indiana, on 'the 0 *^ -TT iSj 
day of y y ^ __§ 197 _ 


_M.,E.S.T. 


at the hour qf ^i / £\ 0 » clock 


Approved and signed by me this y of 

















































































S-75-02-03 


Ja, your Committee on 


REPORT OF THE COMMITTEE ON FINANCE , , 

Finance ___ to whom was referred an Ordinance 


approving a certain bid document for furnishing material and labor for the 
reconstruction of Foeliinger Outdoor Theatre 


tave had said Ordinance under consideration and beg leave to report back to the Common 
ouncil that said Ordinance dLff PASS. 


-,,3.cum .Lax.,., 

William T. Hinea - 

. cn,airman 

Vice-Chairman 

John Nuckols 


Winfield C. Moses. 

Jr. 

Paul M. Burns 



iiLui / %L 



s Concurred in 
CHARLES W. WE5TERMAN, CITY CLIRK 




































MEMO FROM PURCHASING DEPARTMENT 


January 28, 1975 


Board of Park Commissioners 
8th Fir., City-County Bldg. 

One Main St., Ft. Wayne, Ind. U6802 

Attention: Dennis Noak Subject: Bid No. 612 

Attached are copies of the successful bidders. 

Silkworth Construction (P.0. 3-29931) 

Item 1 - General Construction 

Shambaugh & Sons (P.0. 3-30001) 

Item 2 - Plumbing & Fire Protection 

Schmidt Electric (P.0. 3-30002) 

Item 3 - Electrical 


$627,000.00 


3U,930.00 


35,liOO.OO 

$697,330.00 


Tabulation sheet is attached. 





COPIES TO; 

Ro Arnold 
Do Noak 


Memorandum 


To 

Lexy Demetroff, Director of Purchasing Dat# 

1/28/75 


From 

Phil Bennett, Assistant Superintendent of 

Recreation 


Subject 

Foellinger Outdoor Theatre Bids 








Acceptance of bids for re-construction of 
Foellinger Outdoor Theatre at Franke Park. 

Please accept apparent lowest and best bids: 


Item #1 - General Construction 

Silkworth Construction $ 627,000 

Item #2 - Plumbing and Fire Protection 

Shambaugh and Sons $ 34,930 

Item #3 - Electrical 

Schmidt Electric $ 35,400 
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CITY OF^FORT WAYNE 


ounts for THE CITY or DEPARTMENT OF PURCHASES 

yayne NUMBER ONE EAST MAIN STREET 

ROOM 470 

FORT WAYNE, INDIANA 46802 

MAIL ALL CORRESPONDENCE, CLAIM VOUCHERS ETC. TO: 

-- Board of .Park Commissioners _ 

8th Floor - City County Building 
-One Main Street - Fort Wayne. Indiana 


r 


L 

DELIVER T0> 


Shambaugh & Sons, Inc. 
137 Chambeau Road 
Fort Wayne, Indiana 


"1 


J' 


(DEDUCTION FOR DISCOUNT SHOWN BELOW) 


PURCHASE ORDER HUMBER 

3 - 30001 

January 28, 1975 
694 


THE ABOVE INFORMATION MUST APPEAR ON 
ALL INVOICES, BILLS OF LADING, DELIVERY 
TICKETS, PACKAGES AND CORRESPONDENCE. 

INVOICE IN DUPLICATE. 


THIS PURCHASE ORDER ISSUED BY: 

DP 



WANTED 

\ 


APPROPRIATION ^ 
NUMBER / 


MATERIALS, SUPPLIES OR SERVICES 


NOTE 

* 

READ 

INSTRUCTIONS C 
THE BACK OF TH 
ORDER 


TAX EXEMPT (unless otherwise indicated) 


Item No. 2 - Plumbing and Fire Protection - For 
Reconstruction of Foellinger Outdoor Theatre. 


Per Bid Reference No. 612 


34,930.00 


Subject to Councilmanic Approval 




RB/gb 


! HEREBY CERTIFY THAT THE COST OF THE ABOVE PURCHASE IS FULLY COV- 
EREO BY UNENCUMBERED BALANCES IN THE ABOVE FUNDS AND THAT THE 
EXPENDITURE THEREFOR HAS BEEN DULY AUTHORIZED ANO APPROPRIATED. 


I HEREBY CERTIFY UPON MY OWN PERSONAL KNOWLEDGE THAT THIS OHDER 
IS AUTHORIZED BY A PROPERLY EXECUTED AND APPROVED REQUISITION ON 
FILE IN THIS OFFICE. 


Edward G. Kamnikar— City Controller^ 


Alex T. Demetroff 


Per 


-Per 


Director of Purchases 
































^'Jc: ■/ we <r£ Y ~ ', 

CITY OF FORT WAYNE 

DEPARTMENT OF PURCHASES 
NUMBER ONE EAST MAIN STREET 
ROOM 470 

FORT WAYNE, INDIANA 46802 


MAIL ALL CORRESPONDENCE, CLAIM VOUCHERS ETC. TO: 


DATE 
REF. NO. 


PURCHASE ORDER NUMBER 

3 - 30002 

January 28, 1975 


__Boa rd . o f. Park. .Comm i ss i oners- 

8th Floor - City County Building 

_ One- Main S+neFTt- - Fort Wayne, Indiana 

r 

Schmidt Electric, Inc. 

5810 II 1inois Road 
Fort Wayne, Indiana 

L 

DELIVER TO: - 

DEPARTMENT 

OR DIVISION_;_ 


ADDRESS_!_ 

CASH DISCOUNT TERMS % IF PAID WITHIN DAYS FROM DELIVERY 


ACCEPTANCE OF GOODS OR PERFORMANCE OF SERVICES. (DEDUCTION FOR DISCOUNT SHOWN BELOW) 


THE ABOVE INFORMATION MUST APPEAR ON 
ALL INVOICES, BILLS OF LADING, DELIVERY 
TICKETS, PACKAGES AND CORRESPONDENCE. 

INVOICE IN DUPLICATE. 


THIS PURCHASE ORDER ISSUEO BY: 

DP 


J 


WANTED 


APPROPRIATION 
AND FUND 
NUMBER 



ORDEREO 


MATERIALS, SUPPLIES OR SERVICES 


TAX EXEMPT (UNLES6 OTHERWISE INDICATED) 



ORDER 


the contractor or 

TERMS OF AGREEMENT 


Item No. 3 - Electrical - For Reconstruction of 
FoelIinger Outdoor Theatre. 


35,400.00 


Per Bid Reference No. 612 



Subject to Councilmanic Approval 




QUOTATION KINDLY 
EXPLANATION. 


RB/gb 


I HEREBY CERTIFY THAT THE COST OF THE ABOVE PURCHASE IS FULLY COV¬ 
ERED BY UNENCUMBERED BALANCES IN THE ABOVE FUNDS AND THAT THE 
EXPENDITURE THEREFOR HAS BEEN DULY AUTHORIZED AND APPROPRIATED. 


I HEREBY CERTIFY UPON MY OWN PERSONAL KNOWLEDGE THAT THIS ORDER 

IS AUTHORIZED BY A PROPERLY EXECUTED AND APPROVED REQUISITION ON 
FILE IN THIS OFFICE. 


Edward G. Kamnikar— City Controller 


Alex T. Demetroft — Director of Purchases 




































































'tabulation of bid 

AID* REF. 612 

'-LOSING DATE9/2U/7U 

Park Department 

ITEM 1 

General Construction of 
Franke Park Outdoor 
Theatre 

ITEM 2 ?AGS 2 c 

Plumbing & Fire Protec¬ 
tion Construction 

Franke Park Outdoor 
Theatre 

■ k ITEM 3 

Electrical Construction 
of Franke Park Outdoor 
Theatre 

TOTAL 

bOti -Co lL- ok. iSojoa -cK 

Silkworth Construction 

c-o yo B/t'V 

. jg c>o_ r , 0*nJc.£*-rz 

ySb Ooyi c fX 




AJcyj -Cjll- O/C tJ&cp-OK 

Shambaugh & Sons 

&Uujr/U c 





... 

? 








bbti-^cLL^dK BjaiS-ck 

A. Hatersley & Sons 





. <f2~, <f7t.^ 

AS 






/tt-Aj -Cc U-'-OjC - OK 

Havsl Brothers 





1 / 2 , 733 . ^ v : 


ESP Inc. 







{'.'A -Ch lC-cic. $ctbO-OK 

Dix-Kelly 



7h, ‘O-s-. ^ ' 

J(XZ> Df\yS /?-£ 0 












































Tabulation of bid 

'ID REF. 612 

SING^DATE 9/2U/7U 

Park Department-— 

ITEM 1 

General Construction of 
Franke Park Outdoor 
Threatre 

ITEM 2 ? AGE -°.- 
Plumbing & Fire Protec¬ 
tion Construction 

Franks Park Outdoor 
Theatre 

^ ITEM 3 

Electrical Construction 
Franke Park Outdoor 
Theatre 

TOTAL 

-Co 1 .L - ^/C /£. a/O 

Henry Electric 



CiO T.pe-J . C&VlT ) 





A.M„ Tilbury 







--_ 






Haugh P, & H. • 

\ : 







Grewe Construction 







-Oic gwo -OiC 

Schenkel & Sons , 

/£? /O £xc<J/ 

/U> , !P> ‘‘CdtJcfi&re. 

Ivr^oOvfS- / t* 

(/DpnyS ftp-o] 





" , ,,o - Co u, *oK 

Michael Kinder > 

/ & <C err*. pipf-G 

JTs 

IV, fM. ‘™ 

jVi>ysc?r- 







































-A3ULATI01T OF BID 

?JD *REF. 612 

^LOSING DATE 9/2U/7U 
•t. Park Department 

ITEM 1 

1 General Construction of 

I Franke Park Outdoor 
* Theatre 

( 

ITEM 2 PAGE k 

Plumbing & Fire Protec¬ 
tion Construction 

Franke Park Outdoor 
Theatre 

ITEM 3 

Electrical Construction 
Franke Park Outdoor 

TOTAL 

Pearson, Inc. 







D.V.T. Inc* 






— pk. - 

Votaw & Sons 




Si, 7i-7.^ . ■ 

/lc p/yys /fr-0 


MSti-Q LU -0/C &UZ-OK 

Central Electric 




Cf P, , Qrrd', 










■) . 

ytj J\l' 

Mi & 

7 Ml M 

/& { 




































JJ j\M t 

Number One Main St., Ft. Wayne, Ind. 

INVITATION 


ahown below, QuoUtlon. ihail include all charge. for delivery. packing, eta . Atklreae your reply ae 

A.T. Demetroff - 423-70 57 DEPARTMENT OF PURCHASES 

46802 


«dl r*pU«* and 

eorrwpondene*, etc. to Att* ai 

470 


Room SSa, Number One Main St., Ft. Wayne, Ind. 


REQUIRED FOR DELIVERY TO: 


Department 
or Division_ 


Board of Park Commissioners. 


8th Floor - City County ..Bui Id ing . 

One Main Street - Fort Wayne, Indiana 46802 


Ref. No. 


612 - Item- #1 


Date September 3. 1974 
Date wanted ?f24,-74- 


Fund 

Appropriation No.. 


RETURN ORIGINAL TO THE CITY —RETAIN DUPLICATE COPY FOR YOUR FILE 


Closing 


Time of ’Ri riq Tuesday - September 24, 1974 - 10:30 A.M. 


TAXES: THE CITY IS EXEMPT FROM FEDERAL EXCISE f 


TAX EXEMPT (Unless otherwise indicated) 


i. 10 on rererw hereof for detail*. 


Hateriale, SappUae. BqalpuM 


I tern J1 


General Construction of Franke Park Outdoor Theater. 
Specifications and Blueprints attached. 


$627,000.0 


W 5j Of Bid 


_Performance Bond □ 

n No, 15 on reverse ilde hereof. 


100 % of Bid 


Bid Bond required □ 

Em Infraction it 

% cash discount if paid within_days from delivery and acceptance of goods or completion of services. 


Terms— 


PROPOSAL OR BID 


„i underelgned oSm and agraa, li thl* hid fc* accepted within a rwacmaht* 

___ _________ __ n which price* are quoted, la accordance with the epeel.aeaU<w» applying and at th* 

wt oppo.lt* each item. " 

Delivery of any or all of the items or completion of services indicated shall be made within—days from receipt of orders 

•nyrPn^TAKT 1 IJ3SP A» delivery may be a deciding factor in tha award of an order, it 1» Important that blddwa 
liarufuam fcgy - the information requeeted above. 

““j Sign Herat 


r 


..llLKWflBIM...GP.N. 5 .IB.Ua.l.D.ii...C.QM^ . 

r\ /J -j-* 'Nani* of Company , 

(L _’mu 


J 


Gv...... Title j£tk.:.it:.ZZSU 

if**#. mAiLMm . 
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GENERAL CONDITIONS, INSTRUCTIONS TO BIDDERS AND INFORMATION FOR BIDDERS 


1. Special Condi lions: Special condition! Included In the Bid Document thill take precedence over any provielone atipuUted hereunder. 

1- Applicable Lam The Revived eUtutee of the State of Indiana, and all City ordinance! Insofar aa they apply to the laves of competitive bidding, 
contracts, and purchases, are made a part hereof. 

a. Workmen's Cam pen sa Hen: Insofar aa Workman’s Compensation Act Is conesmed, the bidder or contractor agree# to furnish an official, certift- 
cate from the Industrial Board of Indiana, showing that hs Is In compli&ncs with such law, whenever such certificates are required in the B’d 
Document. 

4, Infringsmeate and Indeianlfi cations: The bidder. If awarded an order or contract, agree# to protect, defend, and save the City harmless against 
any demand for payment for ths use of any patented materiel, proems, article, or device that may enter into the manufacture, construction, or 
form a pert of the work covered by either order or contract and he. further agrees to indemnify and save the City harmless from suite or action# 
of every nature and description brought against it, for or on account of any injuries or damages received or sustained by a party or parties, by or 
from any of the acts of ths contractor, his servants, or agents. 

To this extent the bidder or contractor agrees to furnish adequate Public Liability and Property Damage Insurance, the amount of which will be 
determined by the City whenever such Insurance is deemed necessary. When so required the types and amounts of insurance to be provided is 
act forth la the Bid Document. 

5. Pricing: Prices should be stated In units of quantity specified in the Bid Document. In case of discrepancy in computing the amount of ths bid 
the unit prices quoted will govern. 

#. Delivery: Quotations should include all charges for delivery, packing, crating, containers, etc. Unlcae otherwise stated by the bidder prices 
quoted will be considered aa being baaed on delivery to the destination designated in the Bid Document and to include all delivery and packing 


i g 


T. Sped A cations: Unless otherwise stated by the bidder the proposal will be considered aa being in strict accordance with the specifications out¬ 
lined In the Bid Document. ’ 

References to a particular trade name, manufacturer's catalog or model number are made for descriptive purposes to guide the bidder in inter¬ 
preting the requirements of the City. They should not be construed as excluding proposals on other types of materials, equipment and supplies. 
However the bidder. If awarded a contract, will be required to furnish the particular item referred to in the specifications or description — leas 
a departure or substitution la clearly noted and described in the proposal. 

8. Samples: Samples, when requested, must be furnished free of expense to the City and if not destroyed, will upon request be relumed at the 
bidder’s expehse. 

9. Cask Discount*: Time in connection with cash discount offered, will be computed from date of delivery and acceptance at final destination or 
from data proparly exaeutad claim voucher is received. If the latter date is later than the date of delivery and acceptance. 


3 3 


I?. Taxes: The City is generally exempt from Federal Excise and Indiana Stata Sales Tax. Quotations must be separated to show the amount to 
be added for taxes of any kind if applicable. Fricee should not Include tax. The City will pay such taxes as are applicable to this purchase. 
Exemption forms will be furnished wherever necessary. Taxes wherever indicated and which are applicable to thle purchase, will not be subject 
to any trade or cash discounts. 

11. Eli Iniarea all ties aad Rejection: The City reserves the right to waive Informalities not inconsistent with law or to reject any or all bids. 

12. Award: Unless otherwise specified in the Bid Document the City reserves the right to accept any item in the bid. Unleaa otherwise stated In 
the Bid Document bidders may submit proposals on any item or group of Items, provided however that the unit prices are ehown as requested. 


f. s 

R * 


•3 *3 



11. Payments: Partial payments may be made upon presentation of properly executed claim voucher unless otherwise stated in the Bid Document. 
The final payment will be made by the City when the materials, supplies or equipment has been fully delivered and accepted or the work com¬ 
pleted to the full satisfaction of the City. 

14. BUdav’s Signet are: Each proposal form must be signed by the bidder with his usual signature. All signatures should be In full. 

Bids by partnership should include the names of the partners composing the partnership and must be signed by one or more of the partners in 
the following manner: "John donee and James Smith, d.b.a., Smlth-Jones Company, by John Jones, a partner". 

Bids by corporations must be signed with the names of the corporation, followed by the signature and designation of the president, vice-president, 
or person authorised to bind it in the matter. 

11. The successful bidder, or contractor, agrees that he will comply with Indiana Acta 1941, chapter 208, section 10, being Burns Indiana Statute 
40-2314-1944 supplement requiring such bidder, contractor, or his subcontractor not to discriminate with respect to hiring, tenure, terms, condi¬ 
tions, or privileges of employment because of race, color religion, national origin or ancestry. 

14. Unices otherwise specifically Indicated under the individual listing In ths legal advertisement or invitation to bid, all bids shall be subject to 
the following. 

a) A Bid bond, deposit of cash, certified check or Bank Cashiers Check, in the amount specified, drawn on a solvent bank payable to the 
City of Fort Wayne or to the contracting division thereof. 

b) The successful bidder will be required to furnish a bond or Certified Check on a solvent bank, payable to the City of Fort Wayne or 
to the contracting division thereof, in the amount epeclAed in the notice of bide wanted or the invitation to bid, as a guarantee for ths 
faithful performance thereof. 

IT. SahmisaiMi and Receipt of Bids: 

a) Proposals, to receive consideration, must be received prior to the specified time of closing as designated In the invitation. 

b) Bidders must use the Bid Document proposal form furnished by the City as none other will be accepted. Proposal tonne must be returned 
Intact. Removal of any part thereof may invalidate the bid. 

e) Bidder* aro requested to use the Bid Envelope If furnished by the City, or other similarly Identified envelope to assure proper handling. 

Envelopes should be sealed when submitted with information on the face of the Bid Envelope to identify the bid, e.g., Bid Reference number 
and date of eioeing and City Agency involved, 
d) Separate proposals must be submitted on each reference number. 

•) Proposals baring any erasures or corrections thereon may be rejected unless explained or noted over the signature of the bidder. 








BID FORM 


SEPTEMBER 2k . 1974 _, 197*1 

Board of Park Commissioners 
c/o Department of Purchases 
Room ^70 

Dumber One Main Street 
Fort Wayne, Indiana 

Gentlemen: 


We propose to furnish, install, and pay for all labor, materials, 
and equipment required for the complete general reconstruction 
of Franke Park Outdoor Theater and site improvements located in 
Fort Wayne, Indiana, all as according to the Plans and Specifications 
prepared by Grinsfelder-McArdle Associates, Inc., Architect, our 
bid being as follows: 

1• Principal General Construction Bid 


The complete construction as s_pec.ified for the sum of 
SIX HUNDRED TWENTY SEVEN THOUSAND DOLLARS)...„ nri NO 


dollars. ($ 6 27,000.00* _) 

2. Unit Prices 


a. . Excavation 

At a cost of $ 12.00* _per cubic yard we propose to 

furnish all labor and materials for additional excavation, 
fill, and backfill, as may be required because of unsuitable 
bearing conditions or elevation requirements. 

b. Concrete 

At a cost of $ 170-00* _ per cubic yard, we propose to 

furnish all labor and materials for additional concrete, 
reinforcing, and formwork as may be required because of 
unsuitable bearing conditions or elevation requirements. 


If the Contract is awarded to us within thirty (30) days after bid due 
date, vie will agree to complete all work covered in this 
Contract within 250 _calendar days from date of contract. 


Respectfully submitted. 



Representative of Company 

SILKWORTH CONSTRUCTION COMPANY, INC. 


Name of Company 

501 WOLF DR., FORT WAYNE, INDIANA 


Address of Company 
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CERTIFICATION OF NON-SEGREGATED FACILITIES 


Each Bidder required to submit with his bid a fully executed Certificate 
of Non-Segregated Facilities. 


CERTIFICATION OF NON-SEGREGATED FACILITIES* 


The bidder certifies that he does not maintain or provide for 
his employees any segregated facilities at any of his establishments, 
and that he does not permit his employees to perform their services 
at any location, under his control, \tfhere segregated facilities are 
maintained. The bidder certifies further that he will not maintain 
or provide for his employees any segregated facilities at any of 
his establishments, and that he will not permit his employees to 
perform their services at any location under his control where 
segregated facilities are maintained. The bidder agrees that a 
breach of this certification will be a violation of the Equal Oppor¬ 
tunity clause In any contract resulting from acceptance of this bid. 

As used in this certification, the term "segregated facilities" 
means any waiting rooms, work area, restrooms and washrooms, restaurants 
and other eating areas, timeclocks, locker rooms and other storage 
or dressing areas, parking lots, drinking fountains, recreation 
or entertainment areas, transportation, and housing facilities pro¬ 
vided for employees which are segregated by explicit directive or 
are In fact segregated on the basis of race, color, religion, or 
national origin, because of habit, local custom, or otherwise. The 
bidder agrees that (except where has obtained identical certification 
from proposed subcontractors for specific time periods) he will 
obtain identical certification from proposed subcontractors prior 
to the award of subcontracts exceeding $10,000 which are not exempt 
from the provisions of the Equal Opportunity clause, and that he 
will retain such certifications in his files. 

Note: The penalty for making false statements in offers is prescribed 

in 18 U.S.C. 1001. 


Date SEPTEMBER 2k, 197 4 


19_SI LKWORTH CONSTRUCTION COMPANY, INC . 

(Name of Bidder) 


Official Address (including 


ZIP code): 

501 WOLF DR., FORT WAYNE, IN 46 825 



Title 


Must be included without alteration 








Page 4 of iO 


It is the policy Of _ SILKWORTH CONSTRUCTION COMPANY. INC. that 

( Name" of Company) • 7 

equal employment opportunity be afforded to all qualified persons 
without regard to race, religion, color, sex, or national origin. 

In support Of this policy SILKWORTH CONSTRUCTION COMPANY, INC... wil1 not 

(Name of Company) 

discriminate against any employee or applicant for employment because 
of race, religion, color, sex, or national origin. 

The SILKWORTH CONSTRUCTION COMPANY, INC._will take affirmative 


(Name of Company) 


action to insure that applicants are employed and that employees 
are treated during employment without regard to their race, religion, 
color, sex, or national origin. Such action will include but not 
be limited to: 

RECRUITMENT, ADVERTISING OR SOLICITAION FOR EMPLOYMENT 
HIRING, PLACEMENT, UPGRADING, TRANSFER OR DEMOTION SE¬ 
LECTION FOR TRAINING INCLUDING APPRENTICESHIP RATES OF 
PAY OR OTHER FORMS OF COMPENSATION LAYOFFS OR TERMINATION. 


SILKWORTH CONSTRUCTION COMPANY. I NC. 

(Name of Company) 


(Signature of ^Company OfficiaTT . 



SEPTEMBER 2k. 1974 

(Date) 
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CITY OP PORT WAYNE 
BOARD OP PUBLIC WORKS 
AFFIRMATIVE ACTION PROGRAM 

NAME OP COMPANY SILKWORTH CONSTRUCTION COMPANY, INC. __ 

ADDRESS 501 WOLF DRIVE, FORT WAYNE, INDIANA 46825 _ 

INTRODUCTION: All firms who employ five or more persons must submit on 

a yearly basis an Affirmative Action Program along with their Contract 
Compliance Review form. To assist you, we have prepared this questionnaire 
form which will serve as the report of your Affirmative Action Program. 

I. Does your firm have a written equal employment opportunity policy 
(See Sample)? 


YES>W0m< NO_ 

If so, attach copy. If not, do you accept the enclosed sample as 
your policy? 


YES_ NO_ 

II Will your firm make every effort to increase employment of minorities 
at all levels of its work force with particular emphasis to categci-ies 
where few, if any, minority people are employed? 

Ill What specific goals can you achieve for the employement of minorities 


by 

1975? 


A. 

Officials and Managers 

% 

B. 

Professionals 

% 

C. 

Technicians 

% 

D. 

Sales Workers 

_ % 

E. 

Office and Clerical Workers 

% 

F. 

Skilled Craftsmen 

% 

G. 

Other 

' % 



















IV In what departments or divisions of your firm are there few or no 
minority persons employed? 


V Does your company anticipate an increase in employment this year? 

YES__ NO_ 

Approximately how many_ 

VI In which of the following categories has your firm developed goals 

and timetables to increase the number of its minority employees during 
this year? 

A. Officials and Managers_ 

B. Professionals_ 

C. Technicians _ 

D. Sales Workers _ 

E. Office and Clerical Workers_ 

F. Skilled Craftsmen_ 

G. Others 


VII What is your firm’s number of employees? 
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VIII 













1U 


IX Identify by title and name the highest official within the 

facility who has overall responsibility for the implementation of the 
equal employment opportunity policy. 


DATE 


Manager (or) President 







Form DP 8 


2 _ of 10 


Page 

Reference No. 


NON-COLLUSION AFFIDAVIT 


STATE OF INDIANA, ) 

_A l J-_en _county! 


The undersigned bidder or agent, being duly sworn on oath, says that he has not, nor has any other 
member, representative, or agent of the firm, company, corporation or partnership represented by him, 
entered into any combination, collusion or agreement with any person relative to the price to be bid by 
anyone at such letting, nor to prevent any person from bidding nor to induce anyone to refrain from bid¬ 
ding, and that this bid is made without reference to any other bid and without any agreement, under¬ 
standing or combination with any other person in reference to such bidding. 

He further says that no person or persons, firms, or corporation has, have or will receive directly or 
indirectly, any rebate, fee, gift, commission or thing of value on account of such sale or contract. 



For S.LLKWO BTtL JLQNS.T BU CIJ Pit_Q0MP A b) Y_, _ J _N C __ 













i 1 0rili DiP-b 
■ Short Form 


Fage 


REQUEST FOR PUBLICATION 


pews 

Sentinel x 
I Journal ~ 

jGazette 


)ther 


DATE August 29, 1974 

Kindly publish the following 
advertisement on the dates as 
shown and issue invoice to w 


w Department Board of Park Commissioners 

atn Moor - City County Bu i Id i no 
Address One Main Street - Fort Wa yne, Indiana 


Department of Purchases 
City of' Fort Wa/ne , 



BIDS WANTED - REFERENCE NO. 612 


Sealed Proposals will be received by the City of Fort Wayne at the 

Office of Department of Purchases, Number One Main Street, Room 

470, Fort Wayne, Indiana, until Tuesday, September 24, 1974 - 10:30 A.M. 

__for the following items: 

The Reconstruction of the Franke Park Outdoor Theater for the City of 
Fort Wayne by and thru the Board of Park Commissioners. 

Item H 1 - General Construction of Franke Park Outdoor Theater. 

Item #2 - Plumbing and Fire Protection Construction at Franke Park Outdoor Theater 
Item #3 - Electrical Construction at Franke Park Outdoor Theater 

See Sheet A - Attached 


Bid Forms, specifications, etc,, may be obtained upon application at 

office and address given above,, w jfh deposit of $30.00 for each Item. 

A Bid Bond or Certified Check in the amount of $ _ 5$ of Tota I Bid 

____must be submitted with the bid. 

Department of Purchases 
City of Fort Wayne 
By A.T. Demetroff 
Director- of Purchases 


INSERT 1st RUN 

REPEAT 2nd RUN 

Type of Advertising Required 

9-3-74 

9-10-74 

LEGAL NOTICE 























Labor, Equipment and Material required for construction of the Outdoor Theater ' 
at Franke Park. 

"Each Bidder must submit a written Affirmative Action Program with his of 
her Bid." 

"The Affirmative Action Program must include specific goals and timetables 
for the employment and training of minorities; and for the employment and 
training of lower income residents of the project area." 

"Each Bidder must insure that all employees and applicants for employment 
are not discriminated against because of their race, creed, color, sex, 
or national origin." 


46802 


JUiA itir i. * • v - »y.i' -i UiVorJLAO&ki 

One Main St., Ft. Wayne, Ind. 
INVITATION 


Qoot»Uoto, subj«et to tho condition* on tio rrverw horoof, nr. roqueted on til* following Urt of 
material*. rovpUo*. oqnlpm.nt or **rrie««. for th* doportmont u moatlontd. with dolivorr to d-tinatloa 
aa ahcwn b«lo-T. QooUtion* Ahull inclod* nil c'nargto for drilvory. pocking, etc . Addr«~ r~— ~r'r «« 
indicj»±*ri hatWiw • 1T 1 " Tfp 


au. of A. T.Pemetroff - 423-707 3 

A-Mr-*- Roorn Number One Main St., 

liSQUTEElTFOR DELIVERY TO:~~~.‘ . 


DEPARTMENT OF PURCHASES 
Ft. Wayne, Ind. 46802 


Department 
or Division- 


Address 


Board of Park Commissione rs 
~8th Floor - City County Building 

One Main Street - Fort Wayne, Indiana 


Page—!_ o£_L:_. 

Ref. No. 612 ~ ltem »' 2 
Date September 5, 1974 
Date wanted 9-24-74 

Fund 

Appropriation No_ 


RETURN ORIGINAL TO THE CITY—-RETAIN DUPLICATE COPY FOR YOUR FILE 

Timeof -Rid * Tuesday - September 24, 1974 - 10:30 A.M. _ 


CERTIFICATE HUMBER IS N 


TAX EXEMPT (Unless otherwise indicated) 


Quantity 

Unit 

Material*. SnppU**, Ettipnanl or Sorricoc 

Unit 

Prira 

Tutsi 

Awwnsat 



. Item #2 • 

Plumbing and Fire Protection Construction of Franke Park Outdoor 
Theater. 

Specifications and Blueprints attached. 




Bid Bond required □ 5 '! of Bid __ Performance Bond C? If 3 100^ of Bid 


&» lartructlcn Item No. IS on rrwrw aid* h»r*of. 

Terms- % cash discount if paid within-days from delivery and acceptance of goods or completion of services. 

PROPOSAL OR BID 


Delivery of any or all of the items or completion of services indicated shall be made within_days from receipt of ordar"TS 

IMPORTANT B3§P* AajUlWsry »ji*eldlri* fActor In th* award of as ordor, It U Importen 

r fa "“n 


j 


information nxjtwwtiKt xZKrt^ 

/ -JsA 9 . : 

w- ^^a.^ ! '.d^(ieraZ Z Jl?C£ 7^-£S r , 

72 d 

a _ 'Z'ZJEZ'i 
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GENERAL CONDITIONS, INSTRUCTIONS TO BIDDERS AND INFORMATION FOR BIDDERS 

1. Special Condition!! Special conditions Included In the Bid Document shell take precedence orer ugr provisions etipnUted berennder. 

X. Applies hie leers t The Revised statutes of the State of Indiana, and all City ordinances Insofar as they apply to the laws of competitive bidding, 
contracts, and purchases, are mads a part hereof. 


S. Workmen's Compensation r Insofar as Workmen's Compensation Act Is concerned, the bidder or contractor agrees to furaieh an official, eertifi- 
cate from the Industrial Board of Indiana, showing that he it In compliance with such law, whenever such certificates are required in the B<d 
Document. 

4. Inf rings seen te and Indemnifications! The bidder. If awarded-an order or contract, agrees to protect, defend, and save the City harmless against 
any demand for payment for the use of any paUnted material, process, article, or. device that may enter Into the manufacture, construction, or 
form a part of the work covered by either order or contract and ha further agrees to indemnify and save the City harmless from suits or actions 
of every nature and description brought against it, for or on account of any Injuries or damages received or sustained by a party or parties, by or 
from any of the acts of the contractor, his servants, or agents. 


| 

3 


To this extent the bidder or contractor agree* to furnish adequate Public Liability and Property Damage Insurance, the amount of which will be 
determined by the City whenever such insurance is deemed necessary. When so required the types and amounts of insurance to be provided is 
act forth in the Bid Document. 

4- Pricing: Prices should be stated In unite of quantity specified in the Bid Document. In ease of discrepancy in computing the amount ot the bid 
the unit prices quoted will govern. 

•. Deliveryt Quotations should Include all charges for delivery, packing, crating, containers, etc. Unless otherwise stated by the bidder prions 
quoted will be considered as being baaed on delivery to the destination designated In the Bid Document and to Include all delivery and packing 
charge*. 

T. Specification*! Unless otherwise stated by the bidder tbs propose] will be considered as being in strict accordance with the specification* cut- 
lined in the Bid Document. 

References to a particular trade name, manufacturer's catalog or model number are made for descriptive purposes to guide the bidder in Inter, 
preting the requirements of the City, They should not be Construed as excluding proposals on other types of materials, equipment and supplies, 
However the bidder, If awarded a contract, will be required to furnish ths particular item referred to In the specifications or description anises 
e departure or substitution la clearly noted and described In the proposal. 

8. Semples: Samples, when ftquestad. must be furnished free of expense to the City and If not destroyed, will upon request be returned at the 
bidder's expehse. 

9. Cash Discounts: Time In connection with cash discount offered, will be computed from date of delivery and acceptance at final destination oc 

from date properly executed clsim voucher is received. If the letter date is later than the date of delivery and acceptance. 

10. Taxes: The City Is generally exempt from Federal Excise and Indiana Stats Sales Tex. Quotations must be separated to show the amount to 

be added for taxes of any kind if applicable. Prices should not include tax. The City will pay such taxes as are applicable to this purchase. 

Exemption forme will be furnished wherever necessary. Taxes wherever indicated and which are applicable to this purchase, will not be subject 
to any trade or cash discounts. 

11. Bid Infersealltie. and Rejection: Tbs City reserves the right to waive informalities not Inconsistent with law or to reject any or all bids. 


R R 

i 

i 


12. Award: Unless otherwise specified in the Bid Document the City reserves the right to accept any item in the bid. Unlees otherwise stated la 
the Bid Document bidders may submit proposals on any item or group of items, provided however that the unit prices are ehown as requested. 

IS. Payments: Partial paymsnts may be made upon presentation of properly executed claim voucher unless otherwise stated in the Bid Document. 
The final payment will be made by the City when the materials, supplies or equipment has been fully delivered end accepted or the work com¬ 
pleted to the full satisfaction pf the City. 

14. Bidder's Bignatnre: Each proposal form must be signed by the bidder with his usual signature. All signatures should be in full. 

Bide by partnership should Include the names of the partners composing the partnership and must be signed by one or more of the partners in 
the following manner: ‘‘John Jones and James Smith, d.bji., Smlth-Jones Company, by John Jones, a partner”. 

Bids by corporations must be signed with the names of the corporation, followed by the signature and designation of the president. vice-president, 
or person authorised to bind It in the matter. 

15. The successful bidder, or contractor, agrees that he will comply with Indiana Acta 1941, chapter 208, section 10, being Bums Indiana Statute 
40-2814-1944 supplement requiring such bidder, contractor, or his subcontractor not to discriminate with respect to hiring, tenure, terms, condi¬ 
tions, or privileges of employmsnt because of race, color religion, national origin or ancestry. 

14. Unices otherwise specifically Indicated under the individual listing In the legal advertisement or invitation to bid, all bids shall be subject to 
the following. 

a) A Bid bond, deposit of cash, certified check or Bank Cashiers Check, In the amount specified, drawn on a advent bank payable to the 
City of Fort Wayne or to the contracting division thereof. 

b) The successful bidder will be required to furnish a bond or Certified Check on a solvent hank, payable to the City of Fort Wayne or 
to the contracting division thereof, in the amount specified In the notice of bids wanted or the Invitation to bid, aa a guarantee for the 
faithful performance thereof, 

IT. SatxaiseWn and Receipt of Bids: 

a) Proposals, to receive consideration, must be received prior to the ipeeifled time of closing as designated In the Invitation. 

b) Bidders must use the Bid Document proposal form furnished by the City as none other will be accepted. Proposal forms must be returned 
intact. Removal of any part thereof may Invalidate the bid. 

e) Bidders are requested to use the Bid Envelope If furnished by the City, or other similarly Identified envelope to assure proper handling. 

Envelopes should be sealed when submitted with Information on the face of the Bid Envelope to Identify the hid, e.g„ Bid Reference number 
and data of closing and City Agency Involved. 

d) Separate proposals must be submitted on each reference number. 

e) Proposals having any erasures or eorrertlons thereon may be rejected unites explained or noted over the signature of the bidder. 








BID FORM 


£ T'r 


197 ^ 


Board of Park Commissioners 
c/o Department of Purchases 
Room 470 

Number One Main Street 
Fort Wayne, Indiana 

Gentlemen: 

We propose to furnish, install, and pay for all labor, materials 
and equipment, required for the complete plumbing and fire protection 
reconstruction of Franke Park Outdoor Theater and site improvements 
located in Fort Wayne, Indiana, all as according to the Plans and 
Specifications prepared by Grinsfelder-McArdle Associates, Inc., 
Architect, our bid being as follows: 

1* Principal Plumbing and Fire Protection Construction Bid 

The complete construction as specified for the sum of 
_ _ _'_and_/100 

dollars. ($ 3 ^ 3 O ) 


If the Contract is awarded to us within thirty ( 30 ) days after bid 
due date, we will agree to complete all work covered in this 
Contract within '2-^0 _calendar davs—from date of Contract. 


P. 



ive of Company ' 


jtTatw . 


Name of Company 


Address of Company _ 

Ft. O 











CERTIFICATION OF NON-SEGREGATED FAClLi'lliiS 


Each Bidder required to submit with his bid a fully executed Certificate 
of, Non-Segregated Facilities. 


CERTIFICATION OF NON-SEGREGATED FACILITIES* 


The bidder certifies that he does not maintain or provide for 
his employees any segregated facilities at any of his establishments, 
and that he does not permit his employees to perform their services 
at any location, under his control, where segregated facilities are 
maintained. The bidder certifies further that he will not maintain 
or provide for his employees any segregated facilities at any of 
his establishments, and that he will not permit his employees to 
perform their services at any location under his control where 
segregated facilities are maintained. The bidder agrees that a 
breach of this certification will be a violation of the Equal Oppor¬ 
tunity clause in any contract resulting from acceptance of this bid. 

As used in this certification, the term "segregated facilities" 
means any waiting rooms, work area, restrooms and washrooms, restaurants 
and other eating areas,, timeclocks, locker rooms and other storage 
or dressing areas, parking lots, drinking fountains, recreation 
or entertainment areas, transportation, and housing facilities pro¬ 
vided for employees which are segregated by explicit directive or 
are in fact segregated on the basis of race, color, religion, or 
national origin, because of habit, local custom, or otherwise. The 
bidder agrees that (except where has obtained identical certification 
from proposed subcontractors for specific time periods) he will 
obtain identical certification from proposed subcontractors prior 
to the award of subcontracts exceeding $10,000 which are not exempt 
from the provisions of the Equal Opportunity clause, and that he 
will retain such certifications in his files. 

Note: The penalty for making f ' ' ' J 



Official Address (including 
ZIP code): 


19 




Title 


Ft. u) jxx Af o. 

«/ 6 <5 0 6 " ' 


Must be included without alteration 














that 


It is the policy of __ , _ 

( Name of Company) 
equal employment opportunity be afforded to all qualified persons 
without regard to race, religion^ color, sex, or national origin. 


In support of this policy 73$U{r // will not 

(Name of Company) 

discriminate against any employee or applicant for employment because 
of raca'pNreligion, color, sex, or national origin. 


The Jk V-/ ft a) 1— A) C . _will take affirmative 

(Name of Company)' 

action to insure that applicants are employed and that employees 
are treated during employment without regard to their race, religion, 
color, sex, or national origin. Such action will include but not 
be limited to: 


RECRUITMENT, ADVERTISING OR SOLICITAION FOR EMPLOYMENT 
HIRING, PLACEMENT, UPGRADING, TRANSFER OR DEMOTION SE¬ 
LECTION FOR TRAINING INCLUDING APPRENTICESHIP RATES OF 
PAY OR OTHER FORMS OF COMPENSATION LAYOFFS OR TERMINATION. 




Mature of Company Official"! 

■^/sr< vfi /V7 “f 

-'-(Dat e) 








CITY OF FORT WAYNE 


BOARD OF PUBLIC WORKS 


AFFIRMATIVE ACTION PROGRAM 

NAME OF COMPANY d i) -2^Vo, 

ADDRESS I 3 7 CrfrfWgfcrfU Z?t> ’F'f, U/)/*)£ _ 


INTRODUCTION: All firms who employ five or more persons must submit on 

a yearly basis an Affirmative Action Program along with their Contract 
Compliance Review form. To assist you, we have prepared this questionnaire 
form which will serve as the report of your Affirmative Action Program. 


Does your firm have a written equal employment opportunity policy 
(See Sample)? 


If so, attach copy. If not, do you accept the enclosed sample as 
your policy? 

YES ^ NO 


II Will your firm make every effort to increase employment of minorities 
at all levels of its work force with particular emphasis to categories 
where few, if any, minority people are employed? 

Ill What specific goals can you achieve for the employment of minorities 


by 1975? 

A. Officials and Managers % 

B. Professionals % 

C. Technicians % 

D. Sales Workers % 

E. Office and Clerical Workers % 

F. Skilled Craftsmen _ J_ _ % 

G . Other % 

C:/}g QZlzTLS _ % 

















Heating 

Sprinkler Systems 
Refrigeration 
Air Conditioning 
Process Piping 



Fort Wayne, Indiana 
Phone: 484-0741 
Zip Code 46805 


POLICY OF AFFIRMATIVE ACTION 


FOR EQUAL OPPORTUNITY EMPLOYMENT - AUGUST , 1974 


TO ALL EMPLOYEES AND PROSPECTIVE EMPLOYEES 


Note the following outline of company policy as listed below: 

1. All recruiting of and hiring of employees to be non-discriminatory. 

2. Youths of minority groups are encouraged to apply for employment. 

3. Present employees are encouraged to recruit members of minority groups 
for employment by this company. 

4. Members of Local #166 are encouraged to recruit members of minority groups * 
for employment by this company. 

5. Members of minority groups employed by this company will be placed, 
promoted and paid strictly on their ability to perform their job without 
regard to color, race or creed. 

6. If lay-offs are required, selection of those layed off will be on a 

non-discriminatory basis. ' 

7. It is the policy of this company to promote a continuing policy to aid 
the employment as many members of minority groups as possible. 

8. This statement of policy is to be posted at company office and construction 
sites. 


SHAMBAUGH & SON, INC'. 



Max P ./Shambaugh""" . / J 

President 

MPS/bjc 

Per the requirements of your specifications of subject job, be advised that 
we have in the past, and are presently performing work under the President's 
Executive Order #11246. 




Sherley S. Swarts 
Secretary 








IV In what departments or divisions of your firm are there few or no 
minority persons employed? 

Of c/icr ___, 

'fji-V p- fcJsT/6 *)0LJT 




Does your company anticipate an increase in employment this year? 

YES____HO 

Approximately how many______ 

In which of the following categories has your firm developed goals 
and timetables to increase the number of its minority employees during 
this year? 

A. Officials and Managers_ 

B. Professionals_ 

G. Technicians __ 

D. Sales Workers _ 

E. Office and Clerical Workers_ 

P. Skilled Craftsmen ^ 

G. Others 





VII 


What is' your firm's number of employees? 
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VIII 













IX 


Identify by title and name the highest official within the 
facility who has overall responsibility for the implementation of the 
equal employment opportunity policy. 




UJr 








Manager (or) President 
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of_io_ 


Reference No. 612 - Item # 2 


NON-COLLUSION AFFIDAVIT 


STA^E 


OF INDIANA, 





COUNTY 1 


■SS: 


The undersigned bidder or agent, being duly sworn on oath, says that he has not, nor has any other 
member, representative, or agent of the firm, company, corporation or partnership represented by him, 
entered into any combination, collusion or agreement with any person relative to the price to be bid by 
anyone at such letting, nor to prevent any person from bidding nor to induce anyone to refrain from bid¬ 
ding, and that this bid is made without reference to any other bid and without any agreement, under¬ 
standing or combination with any other person in reference to such bidding. 

He further says that no person or persons, firms, or corporation has, have or will receive directly or 
indirectly, any rebate, fee, gift, commission ( 


Subscribed and sworn to before me this 



My Commission Expires 

















REQUEST FOR PUBLICATION 


News 

Sentinel x 
Journal x 
Gazette 


Other 


Kindly publish the following 
advertisement on the dates as 
shown and issue invoice to * 


DATE August 29, 1974 


* Department Board of Park Commissioners 

dth floor - City County Building 
Address One Main Street - Fort Wa yne, Indiana 


/ 


BIDS WANTED - REFERENCE NO, 612 


Sealed Proposals will be received by the City of Fort Wayne at the 

Office of Department of Purchases, Number One Main Street, Room 

470, Fort Wayne, Indiana, until Tuesday, September 24, 1974 - 10:30 A.M, 

____for the following items: 


Department of Purchases 
City of'Fort Wayne 


By 


The Reconstruction of the Franke Park Outdoor Theater for the City of 
Fort Wayne by and thru the Board of Park Commissioners. 

Item #1 - General Construction of Franke Park Outdoor^Theater. 

Item #2 - Plumbing and Fire Protection Construction at Franke Park Outdoor Theater 
Item #3 - Electrical Construction at Franke Park Outdoor Theater 

See Sheet A - Attached 


Bid Forms, specifications, etc,, may be obtained upon application at 
the office and address given above,, w j+h deposit of $30.00 for each Item. 

A Bid Bond or Certified Check in the amount of $ _ 5$ of Total Bid 

_must be submitted with the bid. 

Department of Purchases 
City of Fort Wayne 
By A.T. Demetroff 
Director of Purchases 

"INSERT 1st RUN REPEAT 2nd.RUN Type of Advertising Required 


9-3-74 


9-10-74 


IEGAL NOTICE 























Sheet A of Bid No. 61 


Labor, Equipment and Material required for construction of the Outdoor Theater 
at Franke Park. 

"Each Bidder must submit a written.Affirmative Action Program with his of 
her Bid." 

"The Affirmative Action Program must include specific goals and timetables 
for the employment and training of minorities; and for the employment and 
training of lower income residents of the project area." 

"Each Bidder must insure that all employees and applicants for employment 
are riot discriminated against because of their race, creed, color, sex, 
or national origin." 



Paget. 


Number One Main St,, Ft, Wayne 
INVITATION 


Quotations, auhjeot to th, condition, on th* nrrarM hereof, nr* rau**t*d on th, following Urt of 
material,, aupph**, equipment or ecrvle*,, for th* department a, mentioned, with d«liv*ry to donation 
na ihown below. Quotation, ehall tnclud* *11 charge, f or delive ry, packing, cto . Addrea, your reply aa 


Indicated below.* 
•Mail all replies 


A.T.Demetroff - 423-7037 


DEPARTMENT OF PURCHASES 

470 

Room Number One Main St,, Ft, Wayne, ind. 46802 


SQUIRED FOR DELIVERY TO: ' 


Department 
or Division_ 


Board of Park Commissioners 


8th Floor - City County BuiIding 

One Main Street - Fort Wayne, Indiana 46802 


Ref. No, Z ITem ^ ... 

Date September 3, 1974 


Fund 

Appropriation No. _ 


RETURN ORIGINAL TO THE CITY —RETAIN DUPLICATE COPY FOR YOUR FILE 

Closing 
Time of Bids. 


Tuesday - September 24, 1974 - 10:30 A.M. 


TAX EXEMPT (Unless otherwise indicated) 


Materia!,, SappUea, Eqalpaiant or Stfrim 


item #3 


Electrical Construction of Franke Park Outdoor Theater 
Specifications and Blueprints attached. 


tk* 


SS'JOC.oe 


-53LctOld- 


_ Performance Bond □ 


Bid Bond required □ 

E*e Inatructlon Item No, 1* on rarer,® »ld® hereof. 

Terms-% cash discount if paid within_days from delivery and acceptance of goods or completion of services. 


PROPOSAL OR BID 


In compliance with the above Invitation for hid, and subject to all condition, thereof, the undendgned o£»r, and agree*, if thla bid be aeeptad within a rwusuii!, 
time from date ci elcelng, to furnish any or alhof the item, or render ,uch aerrlew upon which price, ar* quoted. In accordance with th* specification* appbrlng and at th* 
price *®t ocpelt* each item. 

Delivery of any or all of the items or completion of services indicated shall be made within—days from receipt of orders 

TMPO'RT'A'N’T KSS™ Aa delivery may b* a deciding factor In th* award of aa order, It 1, Important that 
XJOirUJV 1 hU.N 1 furnlah the Information reeme,t*d above. 


n 


rsjgn Herat 












































*3 follows: 


toWM tor teiy Oi »wt rtuyno, is*s 


GENERAL CONDITIONS, INSTRUCTIONS TO BIDDERS AND INFORMATION FOR BIDDERS 


1. Special Conditions: Special conditions Included In the Bid Document ehall take precedence over any provisions atipnlated hereunder. 

*• Applicable Lawet The Revised statutes of the Stata of Indiana, and all City ordinances Insofar as they apply to the laws of competitive bidding, 
contracts, and purchases, are made a part hereof. 

*- Workmen's Compensation: Insofar as Workmen's Compensation Act Is concerned, the bidder or contractor agrees to furnish an official, certifi- 
cate from the Industrial Board of Indiana, showing that he Is In oom pi is nee with such law. whenever such certificates are required in the E'd 


4. Infringements and Indemnifications! The bidder. If awarded an order or contract, agrees to protect, defend, end save the City harmless against 
“ * n * demand for payment for tha use of any patented material, process, article, or device that may enter into the manufacture, construction, or 
form a part of the work covered by either order or contract and he further agrees to Indemnify and save the City harmless from suits or actions 
of every nature and description brought against it, for or on account of any Injuries or damages received or sustained by a party or parties, by or 
from any of the acts of the contractor, hla servants, or agents. 

To this extent the bidder or contractor agrees to furnish adequate Publlo Liability and Property Damage Insurance, tha amount of which will be 
determined by the City whenever such Insurance Is deemed necessary. When so required the types and amounts of Insurance to be provided is 
net forth la the Bid Document. 

C. Pricingi Prices should be stated In unlU of quantity specified In the Bid Document. In ease of discrepancy in computing the amount of the bid 
the unit prices quoted will govern. 

•. Delivery! Quotation, should Include all charges for delivery, packing, crating, containers, etc. Unless otherwise stated by the bidder pries. 
< L uTii. W HI h* e °"* id *” d U b * ln * U ** d ° n d * llT * r * the destination designated In the Bid Doeumsnt and to Include all delivery and packing 

T. Specifications: Unless otherwise stated by the bidder the proposal will be considered as being in strict accordance with the specifications cut- 
lined in the Bid Document. 

References to a particular trade name, manufacturer's catalog or model number are made for descriptive purposes to guide the bidder in Inter¬ 
preting the requirements of the City. They should not be Construed as excluding proposals on other types of materials, equipment and supplies. 
However the bidder. If awarded a contract, will be required to furnish the particular item referred to In the epecificatloue or description an less 
a departure or substitution is clearly noted and described in the proposal. 

*• 8aespies: Samples, when requested, must be furnished free of expense to the City and If not destroyed, will upon request be returned at the 


*. Cash Discounts: Time in connection with cash discount offered, will be computed from date of delivery and acceptance at final destination or 
from data properly executed claim voucher Is received, if the latter data is later than the date of delivery and acceptance. 


3 

a 


i 


3 

f 

i 


•3 
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10. Taxes: The City is generally exempt from Federal Excise and Indiana State Sales Tax. Quotations must be separated to show the amount to 
be added for taxes of any kind If applicable. Prices should not Include tax. The City will pay such taxes as are applicable to this purchase. 
Exemption forms will be furnished wberever necessary. Taxes wherever Indicated and which are applicable to this purchase, will not be subject 
to any trade or cash discounts. 

11 . Bid Informalities and Rejection: The City reserves the right to waive Informalities not inconsistent with law or to reject any or all bids. 

12. Award: Unless otherwise specified In the Bid Document the City reserves the right to accept any item in the bid. Unless otherwise stated In 
the Bid Document bidders may submit proposals on any Item or group of items, provided however that the unit prices are shown as requested. 

13. Payments: Partial payments may be made upon presentation of properly executed claim voucher unless otherwise stated In the Bid Document. 
The final payment will be mads by the City when the materials, supplies or equipment has been fully delivered and accepted or the work com¬ 
pleted to the full satisfaction of tha City. 

14. BkJdee's Signature: Each proposal form must be signed by tha bidder with his usual signature. All signatures should be in full. 

Bide by partnership should ineluds tbs names of the partners composing the partnership and must ba signed by one or more of the partners In 
the following manner: “John Jones snd James Smith, d.bm., Smlth-Jones Company, by John Jones, a partner". 

Bids by corporations must be signed with the names of the corporation, followed by the signature and dealgnation of the president, vice-president, 
or person authorised to bind it In the matter. 

li. The successful bidder, or contractor, agrees that he will comply with Indiana Acts 1961, chapter 208, section 10, being Burns Indiana Statute 
40-2316-1964 supplement requiring such bidder, contractor, or his subcontractor not to discriminate with respect to hiring, tenure, terms, condi¬ 
tions, or privileges of employment because of race, color religion, national origin or anceBtry. 

14. Unlree otherwise specifically Indicated under the individual listing In the legal advertisement or Invitation to bid, all bids shall bs subject to 
the following. 

a) A Bid bond, deposit of cash, cartlfled check or Bank Cashier* Check, In the amount specified, drawn on a solvent bank payable to the 
City of Fort Wayne or to th* contracting division thereof. 

b) The successful bidder will b* required to furnish a bond or Certified Check on a solvent bank, payable to the City of Fort Wayne or 
to the contracting division thereof. In the amount specified In the notice of bids wanted or the Invitation to bid, as a guar. n tee for the 
faithful perf o rmance thereof. 

IT. Snbralssleu and Receipt of Bide: 

a) Fropoeeti, to receive consideration, must be received prior to the specified time of eloelng as designated In the Invitation. 

b) Bidders must use the Bid Document proposal form fumithsd by th* City as none other will be accepted. Proposal forms must be returned 
intact. Removal of any part thereof may invalidate the bid. 

e) Bidder* are requested to use the Bid Envelope If furnished by the City, or ether similarly Identified envelope to aaeure proper handling. 

Envelope* should be sealed when submitted with Information on th* face of the Bid Envelop* to Identify the bid, e.g.. Bid Reference number 
snd date of eloelng and City Agency Involved, 
d) Separate proposals must be submitted on each reference number, 

•) Proposals having any erasures or corrections thereon may be rejected unless explained or noted over the sly ns tore of the bidder. 









BID FORM 




Board of Park Commissioners 
c/o Department of Purchases 
Room 470 

Number One Main Street 
Fort Wayne, Indiana 

Gentlemen: 

We propose to furnish, install, and pay for all labor, materials, 
and equipment required for the complete electrical reconstruction 
of Franke Park Outdoor Theater and site improvements located in 
Fort Wayne, Indiana,, all as according to the Plans, and Specification 
prepared by Grinsfelder-McArdle Associates, Inc., Architect, our 
bid being as follows: 

1. Princip al Electri c al Construction Bid 


_ The complete construction as specified 

// hen t o ttvvjfsb ——— 

dollars. ($ _) 


for the sum of 
- A n d /Vo /10 0 


If the Contract Is awarded to us within thirty (30) days after 
due date, we will agree to complete all work covered in this 


Contract within 


calendar days from date of contract. 


Geiusrrfrij- -jerfoTPte 

Respectfully submitted. 



/ LECT tfiC J aj 
Name of Company 7 


42 ^ jJ/A'O/S ^ 


0/9D 


Address of Company 













CERTIFICATION OF NON-SEGREGATED FACILITIES 


Each Bidder required to submit with his bid a fully executed Certificate 
of Non-Segregated Facilities. 


CERTIFICATION OF NON-SEGREGATED FACILITIES* 


The bidder certifies that he does not maintain or provide- for 
his employees any segregated facilities at any of his establishments, 
and that he does not permit his employees to perform their services 
at any location, under his control, where segregated facilities are 
maintained. The bidder certifies further that he will not maintain ' 
or provide for his employees any segregated facilities at any of 
his establishments, and that he will not permit his employees to 
perform their services at any location under his control where 
segregated facilities are maintained. The bidder agrees that a 
breach of this certification will be a violation of the Equal Oppor¬ 
tunity clause in any contract resulting from acceptance of this bid. 

As used in this certification, the term "segregated facilities" 
means any waiting rooms, work area, restrooms and washrooms, restaurants 
and other eating areas, timeclocks, locker rooms and other storage 
or dressing areas, parking lots, drinking fountains, recreation 
or entertainment areas, transportation, and housing facilities’ pro¬ 
vided for employees which are segregated by explicit directive or 
are in fact segregated on the basis of race, color, religion, or 
national origin, because of habit, local custom, or otherwise. The 
bidder agrees that (except where has obtained identical.certification 
from proposed subcontractors for specific time periods) he will 
obtain identical certification from proposed subcontractors prior 
to the award of subcontracts exceeding $10,000 which are not exempt 
from the provisions of the Equal Opportunity clause, and that he 
will retain such certifications in his files. 

Note: The penalty for making false statements in offers is prescribed 
in 18 U.S.C. 1001. 


Date 


Official Address (including 
ZIP code): 

"P ^ / n , , , 


ila 1?o7f U2f. 

pi- I ilA/d 




* 


Must be included without alteration 
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It is the policy of _ rV* hhflff)T /T LtrQ'TtffO U-ajG , that 

~ (Name of Company) ' 

equal employment opportunity.be afforded to all qualified persons 
without regard to race, religion, color, sex, or national origin. 

In support of this policy t J (j Hy?JfOT /Fl]Y l<? / -J~v Cr , will not 

(Name of Company) 

discriminate against any employee or applicant for employment because 
of race, religion, color, sex, or national origin. 

The ^ C fhOl! 7)r if L E<?77? , T^(l , _will, take affirmative 

(Name of Company) ' . 

action to insure that applicants are employed and that employees • 
are treated during employment without regard to their race, religion, 
color, sex, or national origin. Such action will include but not 
be limited to: 


RECRUITMENT, ADVERTISING OR SOLICITAION FOR'EMPLOYMENT 
HIRING, PLACEMENT, UPGRADING, TRANSFER OR DEMOTION SE¬ 
LECTION FOR TRAINING INCLUDING APPRENTICESHIP RATES OF 
PAY OR OTHER FORMS OF COMPENSATION LAYOFFS OR TERMINATION. 


S 


■Q. It#?jerr 'jT/vC, 

(Name of Company) ^ 
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CITY OP PORT WAYNE 
BOARD OP PUBLIC WORKS 
AFFIRMATIVE ACTION PROGRAM 

NAME OF COMPANY S 'OHrfJIbT AeWK , -UtC . 

address T?0, '~Bw( Fh ,'IUcJ. ^Ue3> 

INTRODUCTION: All firms who employ five or more persons must submit on 

a yearly basis an Affirmative Action Program along with their Contract 
Compliance Review form. To assist you, we have prepared this questionnaire 
form which will serve as the report of your Affirmative Action Program.. 

I. Does your firm have a written equal employment opportunity policy 
(See Sample)? 

YES -1 N0 _ 0 /j f\\e v.o \ tU 0 i•H'j o4- Fi 

If so, attach copy. If not, do you accept the enclosed sample as 
your policy? 


YES y 


II 


III 


Will your firm make every effort to increase employment of minorities 
at all levels of its work forc.e with particular emphasis to categories 
where few, if any, minority people are employed? y^r-^ 

What specific goals can you achieve for the employment of minorities 
by 1975? 


A. Officials and Managers % 

B. Professionals % 

C. Technicians % 

D. Sales Workers % 

E. Office and Clerical Workers % 

F. Skilled Craftsmen /S % 

G. Other l 

_ 1 _ i _ _ % 


% 



















IV In what departments or divisions of your firm are there few or no 
minority persons employed? 

Q-ffice j-f&lf _ _^_ ■ _ 


V Does your company anticipate an increase in employment this year? 

YES X _ NO_ 

Approximately how many /0 /Fjecb eienw >' 

VI In which of the following categories has your firm developed goals 

and timetables to increase the number of its minority employees during 
this year? 

A. Officials and Managers_ 

B. Professionals_ 

C. Technicians ___ 

D. Sales Workers __ 

E. Office and Clerical Workers_ 

F. Skilled Craftsmen X 

G. Others 


What is your firm’s number of employees? /O 


VII 























VIII 
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IX Identify by title and name the highest official within the 

facility who has overall responsibility for the implementation of the 
equal employment opportunity policy. 


me B 

DATE _ 


(Lb - fWs . i /r , b p ■ 0 \ Cl Cc< 






Form DP 8 Page 9 of_JO. 

_ Reference No. ^ item # 3 


NON-COLLUSION AFFIDAVIT 


STATE OF INDIANA, j 

__ COUNTY 1 


The undersigned bidder or agent, being duly sworn on oath, says that he has not, nor has any other 
member, representative, or agent of the firm, company, corporation or partnership represented by him, 
entered into any combination, collusion or agreement with any person relative to the price to be bid by 
anyone at such letting, nor to prevent any person from bidding nor to induce anyone to refrain from bid¬ 
ding, and that this bid is made without reference to any other bid and without any agreement, under¬ 
standing or combination with any other person in reference to such bidding. 


He further says that no person or persons, firms, or corporation has, have or will receive directly or 
indirectly, any rebate, fee, gift, commission or thing of value on account of such sale or contract. 












£orm DP-6 
Short Form 
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.REQUEST FOR PUBLICATION 


Kindly publish the following 
advertisement on the dates as 
shown and issue invoice to w 


# Department Board of Park Commissioners 

8th Moor - City County Bui Iding 
Address One Main Street - Fort Wa yne, Indiana 


BIDS WANTED - REFERENCE NO. 612 


Sealed Proposals will be received by the City of Fort Wayne at the 
Office of Department of Purchases, Number One Main Street, Room 
470, Fort Wayne, Indiana, until Tuesday, September 24, 1974 - 10:30 A.M. 

_for the following items: 

The Reconstruction of the Franke Park Outdoor Theater for the City of 
Fort Wayne by and thru the Board of Park Commissioners. 

Item #1 - General Construction of Franke Park Outdoor Theater. 

Item #2 - Plumbing and Fire Protection Construction at Franke Park Outdoor Theater 
Item #3 - Electrical Construction at Franke Park Outdoor Theater 

See Sheet A - Attached 


DATE August 29, 1974 


Department of Purchases 
City of'-Fort Way 



News 

Sentinel x 

Journal 

Gazette 


Other 


Bid Forms, specifications, etc,, may be obtained upon application at 
the office and address given above,, with deposit of $30.00 for each Item. 

A Bid Bond or Certified Check in the amount of $ _ 5% of Tota I Bid 

__must be submitted with the bid. 


INSERT 1st RUN 


•Department of Purchases 
City of Fort Wayne 
By A.T. Demetroff 
Director of Purchases 
REPEAT 2nd RUN Type of Advertising Required 


9-3-74 


9-10-74 


LEGAL NOTICE 





















Hi a 
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Labor, Equipment and Material required for construction of the Outdoor Theater 
at Franke Park. 

"Each Bidder must submit a written >Affirmative Action Program with his of 
her Bid." 

"The Affirmative Action Program must include specific goals and timetables . 
for the employment and training of minorities; and for the employment and 
training of lower Income residents of the-project area." 

"Each Bidder must insure that all employees and applicants for employment 
are riot discriminated against because of their race, creed, color., sex, 
or national origin." 


Admn. Appr„ 


f 

DIGEST SHEET 

TITLE OF ORDINANCE_ 

DEPARTMENT REQUESTING ORDINANCE Park Department _ 

SYNOPSIS OF ORDINANCE An ordinance approving certain bid documents 
with Silkworth Construction Co., Shambaugh & Sons, Inc., and Schmidt 

Electric, fop furnishing of materials and labor for the reconstruction 
of Foellinger Outdoor Theatre. 


7 £> 


These Bids were the lowest and best bids received 


EFFECT OF PASSAGE Re-construction of Outdoor Theatre in Franke Park 
to provide cultural and leisure-time events and activities for citizens 

of Fort Wayne. Ready for use by 1976 for Bi-Centennial Events. 

EFFECT OF NON-PASSAGE Re-construction of Outdoor Theatre postponed. 

No. benefits to citizens. Lack of appropriate outdoor recreational/cul tural 

arts center for community. Existing facilities remaining after fire will 
continue to be a liability. 

MONEY INVOLVED (Direct Costs, Expenditures, Savings)_ 

$697,330.00 


ASSIGNED TO COMMITTEE (J.N.) 




























